To:  Jim  JonasOim.jonas@copperenv.com];  'Christner,  Jan'[Jan. Christner@WestonSolutions.com]; 

'Dave  McCarthy'[dave. mccarthy@copperenv.com] 

Cc:  Robinson,  David[David. Robinson@WestonSolutions.com] 

From:  Way,  Steven 

Sent:  Fri  1 0/23/201 5 5:38:56  AM 

Subject:  RE:  Gold  King  Mine  - temporary  treatment  system  support 


Dave  and  Jim; 


Thank  you  for  your  assistance  on  this.  Jan  and  I will  get  in  touch  with  any  questions.  The  final 
selection  of  a flocculent  is  still  underway  for  the  system. 


Steve 


Steven  Way 


Federal  On-Scene  Coordinator 


Emergency  Response  Unit 
US  EPA  - Region  8 
1595  Wynkoop  Street 
Denver,  CO  80202 


Office:  303-312-6723 


From;  Jim  Jonas  [mailto:jim.jonas@copperenv.com] 

Sent:  Thursday,  October  22,  2015  2:21  PM 

To:  'Christner,  Jan';  'Dave  McCarthy';  Way,  Steven;  'Robinson,  David' 
Subject:  RE:  Gold  King  Mine  - temporary  treatment  system  support 


Hi  Jan, 
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Here’s  the  project  status  update  we  sent  to  Steve  earlier  this  week. 


Let  me  know  if  you  have  any  questions. 
Thanks, 

Jim 


From:  Christner,  Jan  f mailto:Jan.Christner@WestonSolutions.com1 
Sent:  Thursday,  October  22,  2015  12:35  PM 
To:  Dave  McCarthy;  'Way,  Steven';  Robinson,  David 
Cc:  iim.ionas@copperenv.com 

Subject:  RE:  Gold  King  Mine  - temporary  treatment  system  support 


Hi,  Dave  and  all. 


Steve  asked  that  you  send  us  the  information  about  your  testing  as  soon  as  it’s  available, 
particularly  any  testing  related  to  treatment/flocculant/polymer. 


Thanks. 


Jan 


From:  Dave  McCarthy  f mailto:dave.mccarthv@copperenv.coml 

Sent:  Sunday,  October  18,  2015  8:03  PM 

To:  'Way,  Steven';  Robinson,  David 

Cc:  Christner,  Jan;  iim.ionas@copperenv.com 

Subject:  RE:  Gold  King  Mine  - temporary  treatment  system  support 


Steve: 

On  Friday,  Jim  Jonas  was  nearly  complete  with  the  preliminary  flocculant  work  and 
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summarization  of  other  items  that  we  discussed.  We  will  get  you  the  summaiy  very  soon.  Fm 
glad  that  the  treatment  activities  at  Gladstone  are  going  well.  Following  the  submittal,  we  will 
hold  on  any  further  activity  until  we  hear  from  you. 


Thanks, 

Dave 


Dave  McCarthy 

Copper  Environmental  Consulting 

406  East  Park  Avenue,  Suite  2 

Anaconda,  MT  59711 

Phone  (406)  563-2700  ext.  302 

Fax  (406)  563-2701 

Mobile  (406)  560-2719 

email:  dave.mccarthv(S)copperenv.com 

www.copperenv.corn 


From:  Way,  Steven  f mailto:wav.steven@epa.QOvl 
Sent:  Sunday,  October  18,  2015  7:20  PM 
To:  Dave  McCarthy;  David  Robinson 
Cc:  Jan  Christner 

Subject:  Re:  Gold  King  Mine  - temporary  treatment  system  support 


Hello  Dave  and  Dave, 


In  light  of  the  newly  installed  treatment  system  and  operations  underway  at  Gladstone, 
the  need  is  reduced  to  continue  with  any  additional  support  for  the  "temporary"  water 
treatment  system.  Please  provide  me  this  week  with  an  update  on  any  findings  / testing 
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regarding  the  flocculent  products  and  potential  lime  addition  system  set  that  have  been 
developed  since  we  last  communicated.  After  providing  that  information,  I request  that 
any  additional  work  be  postponed  pending  our  discussing  that  need. 


If  you  have  questions,  please  let  me  know.  Thank  you  for  you  assistance  on  this  effort. 


Sincerely, 

Steve 

CONFIDENTIALITY:  This  email  and  attachments  may  contain  information  which  is 
confidential  and  proprietary.  Disclosure  or  use  of  any  such  confidential  or  proprietary 
information  without  the  written  permission  of  Weston  Solutions,  Inc.  is  strictly  prohibited. 
If  you  received  this  email  in  error,  please  notify  the  sender  by  return  e-mail  and  delete 
this  email  from  your  system.  Thank  you. 
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